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Message Text 


E.O. 1 165-: N/A 
TAGS: BEXP.KE 

SUB J : FOREIGN CALL FOR TENDERS - CHANIA - KIMAKIA - THIKA PROJECT - 
PHASE II PREQUALIFICATION OF CIVIL ENGINEERING CONTRACTORS 

1. 779/01/T-0004 


2. 0341478 


3. H. DAVIS 


4. 779 KENYA 


5. N 


6A. REPLY TO~ 


6B. — 


6C. HOWARD HUMPHREYS AND SONS (E.A.). 
BRUCE HOUSE 
STANDARD STREET 
P.O. BOX 30156 
NAIROBI, KENYA 

7. TENDER NUMBER: N/A 
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8. PREQUALIFICATION DOCUMENTS MUST BE RETURNED ON OR BEFORE 
APRIL 17, 1978. 

9.201. 

10. THE CITY COUNCIL OF NAIROBI INVITES EXPERIENCED CIVIL 
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ENGINEERING CONTRACTORS TO APPLY FOR PREQUALIFICATION 
DOCUMENTS FOR SELECTION OF REGISTERED TENDERERS FOR SIX 
CONSTRUCTION CONTRACTS FORMING PART OF THE CHANIA-KIMAKIA- 
THIKA PHASE II PROJECT. 

THE SIX CONTRACTS WHICH ARE ALL SITED WITHIN A DISTANCE OF 
80 KM BY ROAD FROM NAIROBI ARE: 

CONTRACT Cl 00 - THE CONSTRUCTION OF THE SECOND NGETHU 
TREATMENT WORKS DESIGNED TO TRAT 120,000 CUBIC METRES OF 
WATER PER DAY. THE WORKS WILL CONSIST OF SETTLING TANKS, 

FILTRATION PLANT, CLEAR WATER RESERVOIR AND CHEMICAL HOUSE. 

CONTRACT C101 - THE CONSTRUCTION OF KABETE PUMPING STATION 
AND 4 KM OF TWIN 500MM NOMINAL DIAMETER PIPELINES FROM 
KABETE TO UTHIRU. 

CONTRACT Cl 02 - THE CONSTRUCTION OF PIPELINES: 

RAW WATER - 6.7 KM OF 1400MM ND 
NGETHU-GIGIRI - 36.2 KM OF 1000MM ND 
UTHIRU -D AGORETTI FOREST - 6 KM OF 500MM ND 

CONTRACT Cl 03 - THE CONSTRUCTION OF THE CHANIA RIVER INTAKE 
AND TUNNEL AQUEDUCT, CONSISTING OF A MASS CONCRETE DAM 
8.5 METRES HIGH AND 3 METRES HIGH HORSESHOE SHAPED TUNNEL 
2.7 KM LONG. 
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CONTRACT Cl 04 - THE CONSTRUCTION OF PIPELINES FOR IMPROVE- 
MENTS TO DISTRIBUTION SYSTEM IN NAIROBI. CONSISTING OF 
47 KM OF PIPE RANGING IN DIAMETER FROM 150MM TO 1000MM. 

CONTRACT Cl 05 - CONSTRUCTION OF STORAGE RESERVOIRS: 

GIGIRI - 45,000 CUBIC METRES 
ITHIRU - 11,000 CUBIC METRES 
DAGORETTI FORST 1 1 1-.000 CUBIC METRES 

IN SUPPORT OF THE ABOVE CONTRACTS THE CITY COUNCIL OF NAIROBI ARE 
ARRANGING SEPARATE PROCUMENT CONTRACTS FOR THE PURCHASE OF 
PUMPING PLANT, WATER TREATMENT PLANT, PIPES, VALVES AND ELECTRICAL 
PLANT. 

THE CITY COUNCIL OF NAIROBI HAS RECEIVED A LOAN FROM THE 
INTERNATIONAL BANK FOR RECONSTRUCTION AND DEVELOPMENT IN VARIOUS 
CURRENCIES TOWARD THE TOWARD THE COST OF THE CHANIA-KIMAKIA-THIKA PR 
OJECT - 

PHASE II. AND INTENDS TO APPLY THE PROCEEDS TO ELEIGIBLE PAYMENTS 
UNDER THE CONTRACTS. 

PREQUEALIFICATION WILL BE BASED UPON THE ABILITY OF THE INTERESTED 


Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 



Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


FIRM TO PERFORM THE PARTICULAR WORK SATISFACTORILY, TAKING INTO 
ACCOUNT INTER ALTA: EXPERIENCE AND PAST PERFORMANCE ON SIMILAR 
CONTRACTS, CAPABILITIES WITH RESPECT TO PERSONNEL, EQUIPMENT AND 
PLANT, AND FINANCIAL POSITION. 

A 7ANDHALF PERCENT MARGIN OF PREFERENCE WILL BEAU .OWED TO KENYAN 
CONTRACTORS IN ACCORDANCE WITH AND SUBJECT TO THE PROVISIONS 
SET DOWN IN THE LOAN AGREEMENT WITH THE INTERNATIONAL BANK FOR 
RECONSTRUCTION AND DEVELOPMENT. THIS PREFERENCE WILL BE USED IN 
EVALUATING TENDERS ONLY. 

CONTRACTS WHO ARE INTERESTED IN TENDERING FOR ANY OR ALL OF THE 
SIX CONTRACTS ARE REQUESTED TO APPLY FOR THE PREQUALIFICATION 
DOCUMENT WHICH WILL BE AVAILABLE ON AND AFTER 15TH MARCH, 198, 
UNCLASSIFIED 
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FROM THE CONSULTING ENGINEERS: 

HOWARD HUMPHREYS AND SONS (E.A.) 

BRUCE HOUSE 
STANDARD STREET 
P.O. BOX 30156 
NAIROBI, KENYA 

COMPLETED PREQUALIFICATION DOCUMENTS MUST BE RETURNED TO THE 
CONSULTING ENGINEERS AT THE ABOVE ADDRESS ON OR BEFORE 17TH 
APRIL, 1978. DOCUMENTS RECEIVED AFTER THIS DATE WILL NOT BE 
CONSIDERED. 

BLANE 


UNCLASSIFIED 
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